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NEW HEADQUARTERS BUILDING 
Construction Progress Report 
18 February 1963 
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Building Access for 
previously allowe d" 


The "SERVICE" badges which 
] unescorted access were rescinded 1 February. 

Since then visits by to investigate air conditioning 

problems and follow-up punch list items have been seventy curtailed because 
it is impractical to escort them around the building. The Office of Security will 
expedite their clearance for no-escort access, but it will require a minimum 
of 30 days. Their personal history statements are now being submitted. 
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